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During the poricd fron 1 to ? August 1951? the six barraeks buildings at 
ifferseburg airfield v/erc completoly rapaired and. surrounded by a wire f once 
2 net era high* The .fomor general 1 s billets, tho officors* elub, and the 
officers’ billots , nu.artnrod a unit of 
black epaulets* 
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The surfaced runv/ay v/as corploted* Source detorminod that the runwBy v/as 
2,200 neters long and 57»? neters v- ide* (l) The K-1V runv/ay slopos about 
2 P $ meter s at each end 0 The niddlc 6f tho . mnv;ay was slightly archcd* Sove- 
ral construption norkers otatod that the ground v/aa excavatcd 60 cm.deep for 
the annrjay* A layer of Jj.0 c>n of gravcl v/as rolled t o about 30 cn thick« This 
layar v/as iopped by a 30-cn layor of concroie (2) A uniform nixiu.ro of cor>- 
crote v/as used for the r/holc runurgr* (3) The joints beteonn tho Individual 
soetions of tho ourface v/era filled with tar* i’cy.ver-ohovelo and co/icreto 
tnitting nachinos v/ere still siandin'e or the runrray* 

A taxiv/ay v/as boing buili )j.00 netoro eouth of the runv/ay and parallel to ii» 
lho taxteay is connoctod vrith the -rur n/ay by tuo lanes, each about 10 neters 
v/ide h its v/cofcern seetion ? Gn 8 Soptenbor, the taxiv;ay r/ac conplcted 
except for a seetion cm its Western end* The surface of the taxiv/ay consisted 
of 3*6 x 6 neters slabs, separated by joints 2 cm v/ide o Aecording t o a con- 
struetion supervisor, tho taxiv/ay r/as construoted the same ray as the r unway e 


h* In its Western pari, the i&?::Lray crossos tv/o omereie nndergronnd foundations, 
of which the v/esiern one nas .comx>leted o n 3 Oepteiaoor, v/hile the other ono v/as 
only stated off* The' conploted foundations werc about 2 $ x U 8 notei^s* The 
floor and the sides vrero cohcreto, about 70 cvn thick* Five pipes runnj.no fron 
north to south and about 3 msters deop v/ere seen in the foundations* Thi-eo of 
tho cast iron pipes v/ere 25 om and tv/o 15 cm in diameter a These pipos v:ere 
la5.d in the direetion of the vrestern and of the ruziway and tor/ard the target 
ranne* {!}) 


5o ‘lho drainago systen rurs aLong the northem cdgo of the runr/ay» It consists 
of teo p?irallel bric 7 - vralls supporting concrete rungs, 30 cm loiig, 5 cn r/lde ? 
airi 15 cn thich* The conerete pipes r;cre installed bodor/ these rungs which 
, \7cro 5 cn apart« / 


CLASSIFiCATIC 


0.TTCIAL5 G ? ’LY 


<a 


Approved For R< 


Document No. — e?>. 

No Cbange in C:ets. Q 

□ o«ia«:s 5 1 i 

Ciass. Oe25 . ' i c: TS SQ£/ 

Mh.: lUl U-2 iJij' 

Dalo: SftS-25— ®y« -VJjSL- 

l-RDP82-00457 rt00000001 0003 * 3 — — 



4 




ApproyfidBor Release 2001/12/04 : CIA-RDP82-00457R00990001 0003-3 

cmotAin p;:u 

2 25X1A 




8„ 


Oravel concnt, «and, and pipea continued to arrivo at the field* 

The gravel du*np too 8 to 10 nteters high in certair. placos and 500 
to 600 meters long* A por;or ohovel tos used for the purpoce of 
clearing tho socond railroad tr&ck north of the dunp ol* gravel* 

About 1,000 pifjces of three diffsrent types ar:d 50 cm In diameter 
\Tero aloo piled up there L , 

The Bauunion Fira f rem feunburg-Oaalcck tos v/erking at the field* 

Tho conetructlon Office had its headqaarters in the buna Plant in 
Sehkopau* . v5) Cfc 26 Augunt l?5l, about 1*200 worlccrs were anployed 
at the insiallation. Qn 8 GoptGiabar, an estin&tcd 1,000 nen v/ore 
enployod* The local Inbcr Office v/as odvisod to recoracend the 
v/orkers to volunteor for vorlc at lehkeudits airfield soheduled, to 
start on 1 September 1X51« Thie airfield tos to bo inproved in the 
same rray as "tercebur g ainfieldv, (6) 

On 8 September, only ono day shift of eight hours tos vorfcod» The 
terrain mar the vestom boundary of tho field v/as heing loyoled 
^ith the weotern end of tho Furn.vay w Five povver shovels cvere utilizech 
for this purpose* Tptd pits v/sre M.ng e&cavated north of the runvr&y.j 
workers were v/orking on the construction of lones connecting the 
runway and 


9* hndestroyed hangars ftc 3 and 5 


opair hangai* were mpty a (?) 


The armament ehop had .been rcrccved from the field ^ On tho night of 
1 to 2 $ e ptmbor, the V’ olksp olia s i unit a t the field was replacod by 
700 to 1,000 air foree troo vts» After 2 Gcptaraher» only air" for c e 
guards vrore obsorvtkL (8) After 25X1 C 

arriiral of tho Soviet barraeks in— 

stallatlon, the ro&d to Knapcndcrf YJhich crossocl tho area betoec-n tho 
airfield and the barraek ■ installation tos doteurod » The kiloirjetcr 
markors of the seetion of this road from its intorseetiou vlth Au^pist-- 
licbel— Strasoo as for as the brancii off point to Knapendorf i/ore ronoved 
and the tvees nero cut thoro# 
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(1) ?ar laycut sleateh of airfield, soe Anno:c 1. for panorauic vxot of the 
entire airfield arca, seo innoK 2* The photograph- v/as teken on 

18 i!ay 1951 fron tiio a outhvrcs t om corncr of the fiold, maiicod as point A 
on the loyout sketeh* Tho ta^iiway, itesn 2 on oketeh, rouis parallal to 
the field path v^iich is diccernible on the right lialf of photosrsph. 

Tho taxiTOy v/as not ye t undor ccnstrucilon at the tine r;hen tho photo^aph 
tos taken* 

(2) ilie thioknecs of the concrete layer is belioved to oo ioc high* At nll 
othor. airfields cf the Tv.cn ty -f cm^th Air Arn^y which hav& been i^rerejd 
the concretc cover v/as frcm'15 to 20 thiok® 

(3) ocmcrats has a sdactwa ratio of about 

1*U or St sines very gpoa Portl^md eement v;as asod the concrete tos 
suitable for covrej^uog the runv/ay* 

<li) Tlie purposs of tho pipo systen is not clea:r^ It is consiclored probablc 
that this pipe systoa foimcrly e^istod and had no connection with the 

airfio3.de 

(5) Information is.believed to oe corrocte Vne Bauunion ia poaaibly 
locatcd in Taaleek noar. lain-iburg» 

(6; Inproveriont at Gcrikeudits airfield v/ith t;ie hel|> of laborers fron • eroc- 
bttrg was co.ofirmod by ix?c other sour-.es^ "Tie dato for tho beginnina of 
inpravemont in Schkeudits is vr^ciovin» 

(?) For undeatreryod hangarc ~k' 3 and 5, sec itons 16 and 18 on Arvneo: 1 A and 
Arir.er !;* /^nese ?» was talon from point T on f-micx !U For repair hangar.^ 
ooo Ihor. Ih. on .binex 1 5 , 

(0) The unit which arrrvocl at tho fiold is probably tho ground unit cf .the 


fomaiion v/hich is to bo transforred to */orsobur{; airfield^ 
vehide nutiber does not incicate the type of tho units, 


Tlie motor 
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